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STATINTL 
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COPY <f OF 


24 August 1959 


CONTRACT APPRO? AL HO. 20 
Contract Ko, SB-1918 


This cancels and supersedes Contract Approval Mo, 1? 
dated 30 April 1959. You are authorized to redesign and 
re-acco’pllsh the V, '©Either Research installation on Ship Ho, 


368 substantially in accordance with Drawings IIS 22 and RS 23 
and Change Proposal LAC 14-1. Thai work previously parfernad 
under Contract Approval Ho, 17 will bo applied to this approval, 
A budget estimate of applies to this task. 
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